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The -following table gives the total production of the Itoxn Departmanfc i or 
Sipbmlding K (CT Schiffbau) for the first quarter of J- 99 -l, as a ptareemage 
of the planned production. 


Plan llumber item 


1*6 13 no 

Is 6 13 130 
1*6 13 ll*0 
1*6 13 1*00 
!*6 13 610 
1*6 13 620 
1*6 13 990 
21 13 990 
21 19 200 
23 99 190 
26 12 190 
39 91 330 
39 95 100 
i;7 13 HO 
1*7 13 120 
L9 99 300 

8i n no 

31 1$ 000 


Fishing seiners 
Wooden cutters 
Luggers 
Special boats 
Sport boats 
I*iT© boats? 

•Jiscellaneous shipbuilding production 

Parts for power units 

Diesel motors 

Appliances 

Ret -winches 

Ship repairs 

Subcontract wo* for sMpbiiLtding 

Forged steel pieces 

Castings 

lamps and Lanterns 
Coniferous lumber 
Furniture 


Production 
First Quarter 1951 

~TE5T“" 

21,6 5 

r'%* o ^ 

0 

152 % 

72 o0 ■; 

9.3 L 

92.0 2 

53.8 JS 

ioi* „** s 
78.3 5 
106.1* % 

83.5 S 
231.U 5 
10l* c 8 2 

95.6 *5 

33.9 % 

252.9 2 


2 . 


The following reasons are 


listed for non-fulfillment of quotas; 


1*6 13 no a. 


Lack of ^materials: 
Seiner 555 
Seiner 556 
Seiner 55? 

Seiner 558 


53.0 % completed 
1*2.0 ,1 caaple%j 

33.0 5 cesaplet,''* 
75*0 5 coiaplet^^ 


Closing of the Spand.au locks; 
Seiner 55U 
Seiner 621* 


95 

96 
61* 


,0 % 
>0 5 
,0 5 


complete i 
complete;*^ 
ccffiplefet q 
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CENTRAL irJTELLIGKlKIJ AGEHCY 

- ■ 


Plftn_ Number 

list 

f reduction First 
i'S45si_i251 

46 13 110 

o. Second coat cf mint on the kools 
Seiner 551 

Seiner 623 

Seiner 552 

99*9 % completed 

99*0 % completed 

99 *S completed 


d« Defective motor (dismounted for 
overhauling) s 

Seiner 553 

97*0 % completed 

43 13 130 

The production of composition cutters vas 310 nerr cent of the 
planned production! production of the 140 small boats has not 
yet been started (they will be built on a production line basis)* 

43 13 140 

a. Delays because of lie conditions 
(in the Baltic Sca)i 
lugger 147 

Lugger 14& 

Lugger 149 

93 *0 % completed 

91*0 % completed 
90.0 % completed 


be He touching the r aint on the Ideals 
lugger 230 

100*0 % eoiopleted 


e tt Closing of the Srnndau locks i 

Lugger 231 

89*0 % completed * 


d. Lack of materials* 
lugger 470 

Lugger 471 

95*0 £ completed 

93 *5 % completed 

46 13 400 

46 13 620 

46 13 990 

21 IS 990 

21 90 200 

26 12 190 

49 99 3O0 

S3 ii no 

Wot started yet. 

Lac!; of matures (lumber) * 

Lac.; of contracts* 

Lack cf ball bearings and refined steel. 

Lack of crankshafts from the West (EdelstahXwerke Dflsseldorf) 
and ball bearings. 

Lack of castings* 

Lack of ring burners (from the West) » 

Insufficient materials 

Certain details on Individual plants s 



a. folkswerft Stralsund* 

Reparations production* 

69*2 % of plan 


b, fachtwerft Berlins 

Reparations production* 

106 o 0 % of plan 


c * Schif "swarf t Wi smar * 

Reparations production 

S2oG % of plan 


The following 'reasons are given for the non-fulfilteent of the reparations quota 
at Wismart 

Object Derbient - Changing of the ty e o ’ drive (kndemng der refahrenklaose) * 
obtaining of additional cable (West), rudder rachi.ua unit 
(West), delayed recuest for an all-* are-length receiver (West), 
As of A Apr * 1 1951 - 95*5 % completed c 

Object Late docking from the Weotun-Werfi, delayed delivery of the 

loading and i/inch motors. As nf 4 Arril 1951 - 99*0 % completed* 


SEC3ET 
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d* VTO Rostock? 

Reparation production 25*0 < of plan 

©o W B Ilochseeeehif ffoau ■; 

Reparations Production 139.9 % of plan 

The reparations production plan at -Uanranande was more than fulfilled on a 
reparations value basis, but not on a tar got basis « The ships Le nkcran and 
Karelia, part of the 1550 plan, are still in the shipyard. 

Object Lenkoran - Postnonamenx of deadline because of the Gefahrenklasee II 

decays on 00 } ivories from sub^con tractors (West) , new requests 
from the construction surveyors. As of 4 Ar-ril 19 51 94 % 

completed. 

k Object Karelia - Delayed clarification cf specifications (by tho Soviet Control 

\ Commission), ertensive changes in the bilge system, additional 

J* building in of 110 tons of ballast. As of 4 Anri! 1951 - 

95 o0 < completed * 

4. The total number of employees in the Tain Department of Shi - building is as 
follows? ' 

January t 32,948 

February* 34,54? (5,837 ranen) 

March * 34,343 (5,168 women) 
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